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Message Text 

UNCLASSIFIED 

PAGE 01 BUCHAR 05585 101043Z 
ACTION OC-06 

INFO OCT-01 EUR- 1 2 ISO-OO FBOE-OO A-01 CCO-OO OCL-OO 
SY-05 /025 W 

025864 101109Z/10 

P R 100928Z AUG 78 
FM AMEMBASSY BUCHAREST 
TO SECSTATE WASHDC PRIORITY 1003 
INFO AMEMBASSY LONDON 
AMEMBASSY BONN 
AMCONSUL FRANKFURT 
AMEMBASSY ATHENS 

UNCLAS BUCHAREST 5585 

DEPT FOR FBO, OC/S, SY/FO/EUR; LONDON FOR ATO; BONN 
FOR RCO; FRANKFURT FOR RTC AND RSS; ATHENS FOR RTC 

E.O. 11652: N/A 

TAGS: AFAC, ASEC, AFOB, ABLD 
SUB J : CCC RENOVATION 

REF: A) BUCH 4866, B) BUCH 4050, C) STATE 160293 D) 

BUCH 4686 

1 . A REPRESENTATIVE FROM THE OTTO LANG FIRM, VIENNA, 

AUSTRIA, VISITED AMEMBASSY BUCHAREST 20-21 JULY TO PROVIDE 
US WITH A COST ESTIMATE FOR RE-LOCATING THE MAIN POWER 
AND FIRE ALARM PANELS, A NECESSARY PROJECT BEFORE WE CAN 
PROCEED WITH THE CCC RENOVATION. 

2. THE FOLLOWING IS A COMPLETE BREAKDOWN, WITH COST 
ESTIMATE, OF THE WORK THAT WILL BE REQUIRED: 

A. INSTALLING OF DISTRIBUTOR LINE FROM MAIN 
DISTRIBUTOR IN BASEMENT IN STEEL CONDUIT 2" AND 
YM 3X/95 PLUS 70 MM SQ ON PLASTER. MATERIAL: 25,000.00 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 BUCHAR 05585 101043Z 
LABOR: 31,000.00 AS 56,000 

B. DEMOUNTING OF DISTRIBUTOR SYSTEM WITH WIRES AND 
MAKING TEMPORARY CONNECTIONS. MATERIAL: 500.00 
LABOR: 6,000.00 AS 6,500. 

C. REPLACING OF POWER LINE TO THE COMMUNICATIONS 
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AREA IN STEEL CONDUIT ON PLASTER WITH JUNCTION BOXES. 
MATERIAL: 12,500.00 
LABOR: 33,000.00 AS 45,500 

D. CONNECTING OF IN- AND OUTGOING WIRES FOR THE 
DISTRIBUTOR SYSTEM. 

MATERIAL: 1,200.00 
LABOR: 12,000.00 AS 13,200. 

E. DAILY ALLOWANCE EXTRA PAY FOR MATERIAL 
DELIVERY AND AIR TICKETS. 

AS 75,000 

GRAND TOTAL AS 196,200.00 

(APPROXIMATE RATE OF EXCHANGE: $1.00 - 14.75 AS (AUSTRIAN 
SCHILLINGS). 

3. IF ABOVE IS APPROVED PLEASE PROVIDE EMBASSY FISCAL DATA 
ASAP SO THAT WE CAN COMMENCE WITH PROJECT. 

AGGREY 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 10 aug 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978BUCHAR05585 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D780327-0626 
Format: TEL 
From: BUCHAREST 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780875/aaaackzu.tel 

Line Count: 84 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 6fb15b65-c288-dd11-92da-001cc4696bcc 
Office: ACTION OC 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 

Reference: 78 BUCHAREST 4866, 78 BUCHAREST 4050, 78 STATE 160293 

Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 27 jun 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 

SAS ID: 1772601 

Secure: OPEN 

Status: NATIVE 

Subject: CCC RENOVATION 

TAGS: AFAC, ASEC, AFOP, ABLD, US, RO 

To: STATE 

Type: TE 
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